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MISSION, TECHNICAL OBJECTIVES, IMPACT: 

MISSION 

To create a Functional Performance Specification and a Design Requirements 
Specification for the AutoSplit transmission product. 

TECHNICAL OBJECTIVES 

Using the Top-Two specifications and AutoSplit specification work completed 
to date (25% complete) as a starting point, complete the Functional 
Performance Specification and the Design Requirements Specification for the 
AutoSplit transmission product, 

IMPACT 

TCONA has identified the AutoSplit transmission concept as an integral part 
of their automation product strategy. However, the definition of the system 
and software requirements needs to be determined before commencing with the 
product development program. 
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Specification for the AutoSplit transmission product. 
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Using the Top-Two specifications and AutoSplit specification work completed 
to date (25% complete) as a starting point, complete the Functional 
Performance Specification and the Design Requirements Specification for the 
AutoSplit transmission product. 
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TCONA has identified the AutoSplit transmission concept as an integral part 
of their automation product strategy. However, the definition of the system 
and software requirements needs to be determined before commencing with the 
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